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UNCLASSIFIED 

PAGE 01 DAMASC 03321 090854Z 
ACTION NEA- II 

INFO OCT-OI EUR-I2 ISO-00 EB-08 /032W 

001184 100652Z/15 

R 090733Z JUN 78 
FM AMEMBASSY DAMASCUS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 8327 
AMEMBASSY ATHENS 

UNCLAS DAMASCUS 3321 

ATHENS FOR RTDO 


Message Text 


E.O. 11652: N/A 
TAGS: BTIO, SY 

SUBJECT: FGT: CAR-MOUNTED CRANE FOR CEMENT FACTORY 


1. 502/DAMASCUS/T-74 

2. JUNE 7, 1978 

3. DENNIS A. MICHAUD 

4. 502 SYRIA 

5. N 

6. GENERAL ORGANIZATION OE CEMENT, P.O. BOX 5265, DAMASCUS 

7. 4470 

8. JULY 15, 1978 

9. 201-FOREIGN GOVERNMENT TENDER 

10. SIC 35360 

SUPPLY OF ONE CAR-MOUNTED TRANSPORTABLE CRANE WITH 
TELESCOPIC JIB EXTENSION, HYDRAULICALLY PERATED, FOR 
MUSULMIYAH SECOND CEMENT PLANT, ALEPPO. BID AND 
FINAL BONDS FIVE PERCENT TENDER PRICE AND TEN PERCENT 
CONTRACT PRICE BY BANK GUARANTEE. DELAY PENALTY ONE 
PER THOUSAND DAILY. DELIVERY SOONEST, BUT NOT LATER 
THAN 1978, ON SITE READY EOR OPERATION. OEFER VALID EOR 
75 DAYS AFTER DEADLINE. OFEER MADE WITH PRICELIST OF 
SPARES EOR 3000 HOURS OF OPERATION. PRICES QUOTED EOR 
UNCLASSIFIED 


UNCLASSIFIED 


PAGE 02 DAMASC 03321 090854Z 


FOB AND C AND F LATAKIA. 


1 1 . MODE OF PAYMENT: NOT DEEINED. TENDER BOOK AVAILABLE 
FREE OF CHANGE FROM COMMERCIAL DEPT AT THE COMPANY. 
PELLETREAU 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 09 jun 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978DAMASC03321 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780243-0102 

Format: TEL 
From: DAMASCUS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780678/aaaacotd.tel 

Line Count: 60 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: d7e7c58c-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2422127 
Secure: OPEN 
Status: NATIVE 

Subject: FGT: CAR-MOUNTED CRANE FOR CEMENT FACTORY 
TAGS: BTIO, SY 
To: COM 
Type: TE 
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